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MEMORANDUM FOR: “lnecial Assistance for Liaison, OSA 
i Prgesvems Blair ,.OSA 

Deputy for Technoiogy, OSA 

Chief, Support Division, OSA 

ChieZ, Communications Division, OSA 

Chief, Intelligence Division, OSA 

Chief, Materiel Division, OSA 

Chief, Operations Division, OSA 


SUBJECT OXCART Operational Readiness Dates 
REFERENCE: Memorandum for the Record; dated 11 June 1963; 
Subject: OXCART Programming Dates (Oxc 5101) 
Referenced memorandum is superseded by this memorandum. 
Following are revised OXCART programming dates: 


a. Design Operational Capability l January 1964 


b. Kadena[ ___]overational : 
Readiness Da 1 December 1963 


Gs ee ee Readiness 
ace 1 October 1963 
d, Eielson Operational Readiness 
Date 1 September 1963 
e. Training Flights Outside 21 1 September 1963 
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